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approved bridge Gonstruction vrogram for 1951 
in Land brandenburg 


No vesignation aeLlonet ot Location of bridge vosts in 
of road raakce type of Construction sust .ark 
a. waB,sastern cing ~ avuedersdort 750,000 
around ierlin stesl bridges 
2 naB Herlin- 29.1 Hericenbruecix 100,000 * 
trankfurt/vder steel bridge 
5 Rab, western xing 165,2 bridge in Uetz 100,000 * 
around erlin steal biidgs 
4 iB 8.9 bridge in Sehas ve 300, 000 
steel bridge 
5 ia ” bridge in Sinthe (sic) 150,000 
stesl bridge 
6 ak 72,819  iucus bridge in 106,000 * 
ijrandenburg,steel bridge 
7 Ri 59,95 wobtrengyraben in Werder 100,000 * 
reinforced concrete bridge . 
& ne ~ linow Canal in ubers- 160,000 ™ 
walde, steel bridge 
9 RS 82,1 poosseu vrid-sze 200, 000 
wear braucfurt/ der 
nasonry arch bridge 
LO u 5 Bo, 91 bridge across Uder liver 
| in vrankfust/v 1,600, 000 
steel bridgs, newly 
constructed 
fea un B7 14,6 bridge in «uellrose 3500, 000 
stesl bridge 
12 k 87 50,28 bridge in Heeskow 500, 000 
masonry arch bridge 
13 H 97 1.4 bridge across Jlammer- 100,000 
eraben in Cotthus 
reinforeed concrete bridge 
14 i 97 0.6 w~andower bridges in 250, C00 
vottbus 
reinforeed concrete bridge 
15 R LO? 1¢,931 .iver »ridge in lavel- 0G,000 * 
berg, steel bridce 
i6 nh 109 40,065 Lotuscher oridge near 00,000 * 


saerpenschisuse 
steel bridge 
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Wo Designation 
of road 
17 au lle 
18 in = =169 
19 g 267 
20 kk 198, 
al LIv £06 
Pare LLOQ 2U5 
pore) hI 205 
ad LIO 
25 LIC 206 
26 LI 266 
te LIv ul 
Et) wlG 247 
ag LIG ao6 
5U iG 256 
one LG uve 
Ee) BLU wee 
wo LEG BO 
od LIG 107 
3D wit S44] 
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iiflonet<..=- Location of oridge 


tigakey 
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oa) 


wg itd 
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type of coustruction 
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vridge in rinkenhsserd LGC, 600 
sinaforced conercts bridge 


bridge in .aricnverder 460,000 
reljuTorced coucrete bpridee 


walisesweg bridge in 450, 000 
Finowfurt, st.ecl bridve 


bridges in angernuends 150, 000 
reiuforeed coucrete bridge 


vridge in »reuzbruch 8, 000 
Steel bridge 


tlohenfliess oridge in 400,060 
wrkner, steel bridge 


bridge near iucrstenwaide 750,000 
steel and reinioresd 
concrete brides 


bridge uur crudow (#fe)  4uu, 000 
Stecl bridge 


yridse in urensdorft Lew, GOO 
nagonry urch bridge 


bridge in schoenfliess Sou, O00 
stesl briare 


drawiebridge im .shdenick $90,000 
wood ana steel 


bridse écross iinow Ganal 600,000 
reintorsed conercte bride 


bridge in thocringswerder 50,000 
uasoury ureh oridse 


bridcze in altewea (sie) 50, 006 
nmasonry ure bridge 


orids3 across upree .iver 50,000 
Wood und concrete 


Leiusveoerfiless uridse L100, Gud 
du .alg, reinforced 
eoucrete bride 


price in .ltschadow v7, 000 
vointoresd concrete oridne 


wriaco da wiedmouchuow Ge, GOO 
alecl uridve 


bridcve in  olcen- 30,008 
ob $y SERIO 
eosucrvete oriuge 
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Lio 


a6 


a7 


38 
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Jesignation odloneter Location of bridge Costs in 


of road nerker Type of construction £ast ark 
LIO 352 2,7 bridges in iiederfinow 100,000 
wood. :-and steel bridge 
LITO Gh 28 - bridge near Borgado:t 100, 000 
steel bridce 
LITO Le 19 1,1 bridge in Golzow 76,000 
reinforced concrete bridge 
LITO - bridge near hossenblatt 440,000 
reinforced concrete bridge 
LILO 4st 15 9,5 iriesroser .uehle bridge 200,000 
reinforced coucrste bridge 
LILO 23 1 19.3 bridge in ieuendorf-.aediake 
reinforced conerete 100,000 
bridge 
™ - Baumsrswulde (ste) 200, 000 
reinforced concrete bride 
- = iupferhanuer bridge 120,000 
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across Finow Canal in 
Lberswulde. 
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